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This  Supplement  to  the  I96I  Fiscal  Year  Capital 
Budget  contains  the  preliminary  plans  and  outline 
specifications  for  aajor  construction  projects 
included  therein. 


The  purpose  of  the  Supplement  is  to  assist  in  vis- 
ualizing the  projects  and  their  fiHictions.  It 
should  be  studied  with  the  capital  budget  report. 
This  document  is  designed  to  meet  the  requirement 
of  Chapter  121  of  the  Acts  of  1956  which  calls  for 
the  submittal  of  preliminary  plans  and  outline 
specifications  for  permanent  construction  projects 
at  the  time  the  construction  funds  are  reauested. 
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STATE  DEPARTT'ENT  OF  ^EIITAL  HYGIENE 


S  UPERINTENDENT ' S  RES  IDENCE 

Eastern  Shore  State  Hospital 
Cambridge 


PROJECT  DESCRIPTION 


The  project  consists  of  a  two-story  residence  of  2,500  sqxrnre  feet  floor 
area  vrith  3  bedrooms,  2^  baths,  enclosed  porch,  and  full  basement. 


PRELBmiARI  PLANS  AND  OUTLINE  SPECIFICATIONS 

Plans  ai«  shown  at  right.  Outline  specifications  are: 
Exterior  walls.  ........  Brick  with  slag  block  back-up 

Roof Wood  rafters  with  slate  shingles 

Windows Double  hvmg  wood  sash 

Floors Finished  oak  on  wood  joists  except  for 

basement  which  is  to  be  concrete 

Interior  partitions  Frame  plastered 

Pltimbing,  Heating  and 
Electric  .......•••.  Conventional  type 


ESTIMATED  PROJECT  COST 

Land. .....••     -> 

Building  (incltidlng  fees  and  mechanical-electrical), 

utilities  and  site  improvements.  $30,000 

Equipment - 

Total $30,000 


Cost  of  building  per  square  foot,  |12,00 
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DEPARTMENT  OF  MENTAL  HYGIFJKE 


CENTRAL  ADMINISTRATIVE  SERVICE  BUTIDING  AND 
THREE  100-BED  PATIENT  UNITS 
Spring  Grove  State  Hospital 


PROJECT  DESCRIPTION 


This  project  consists  of  a  one-stoiy  combination  administrative  and  cafeteria 
bviilding  containing  14,560  square  feet,  and  three  two-story  residential  units 
of  approximately  13,728  sqiiare  feet  per  irnit.  The  cafeteria  will  seat  500 
and  the  administrative  section  will  provide  office  facilities  for  the  staff, 
craft  shop  space  and  a  barber  shop.  The  residential  units  will  house  100— 
patients  each,  50  beds  to  each  floor. 

PRELB'JNARY  PLANS  AM)  OUTLINE  SIECIFICATIONS 

Plans  are  shown  at  right.  Outline  specifications  are: 

Exterior  walls  Brick  backed  up  with  cinder  and  slag  block 

Roof Vermiculite  concrete  slab  and  slate 

Windows ••  Wood  sash  and  fl-ames 

Floors  .••......••.  Concrete,  asphalt  tile  finish,  vitrified 

tile  in  bathrooms 

Interior  walls  ...  Slag  block  or  concrete  painted;  ceramic  tile 

wainscots  in  bathrooms 

Ceilings  Concrete,  painted j  acoustical  tile  in 

corridors 

Mechanical-electrical  •  •  .  •  .  Steam  heat,  L.P.  circvilatory  or  convectors; 

plumbing,  conventional;  fluorescent  fix- 
tures in  public  spaces  and  corridors; 
special  wiring  in  laundrj"- 

ESTIMATED  PROJECT  COST 

land 

Buildings  (including  fees),  utilities 

and  site  improvements &..300«00Q 

Total §1,300,000 
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DEPARTMENT  OF  MENTAL  HYGIENE 


INFIEMARY  BUILDING 

Spring  Grove  State  Hospital 
Gatonsville 


PROJECT  DESCRIPTION 


The  project  consists  of  a  two-storj'-  building  containing  6A,980  sq-uare  feet 
id.th  partial  basement  for  the  housing  ajid  care  of  infirmed  diabetics, 
cardiacs,  feeble  seniles,  orthopedics  and  ne-urological  patients.  It  in- 
cludes five  4-0-bed  wards  with  related  offices,  dining,  treatment,  and  ser- 
vice facilities  for  200  patients.  Central  pharmacy  will  be  located  in  the 
basement  with  sepai^te  entrance. 


PRELIMINARY  PIANS  AND  OUTLINE  SPECIFICATIONS 

Plans  are  shown  at  the  right.  Outline  specifications  are: 

Exterior  walls Brick  with  slag  block  back-up,  lime- 
stone and  greenstone  trim 

Roof Concrete  with  "built-up"  roofing 

Windov;s Metal  awning-type,  with  detention 

screens  in  patient  areas 

Doors  Exterior,  metal  with  metal  frames j  in- 
terior, wood  generally,  with  metal 
frames 

Floors Concrete  construction.  Floor  finish 

will  be  vinyl-asbestos  tile  gener- 
ally with  ceramic  tile  and  terrazzo 
in  certain  areas 

Interior  partitions Slag  block,  with  tile  wainscots  in  cer- 
tain areas 

Plumbing,  heating  and 
electric • Standard 


ESTIMATED  PROJECT  COST 

Building  (including  fees  and  mechanical-electrical) ...  $1,266,385 

Utilities  and  site  improvements 133^615 

Total 1^1,4.00,000 


Cost  of  building  per  square  foot,  $19.49 
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DEPARTNENT  OF  MENTAL  HYGIEflE 


SERVICE  BUILDING 

Maximum  Seciority  Hospital 
Jessup 

PROJECT  DESCRIPTION 

This  project  consists  of  a  warehouse  and  offices  to  be  used  as  a  service  and 
food  storage  facility.  Building  is  one-story,  containing  6,600  square  feet 
with  space  for  3-car  and  service  area;  separate  cold  storage  rooms  for  dairy, 
meat,  and  vegetable  food  products;  a  deep  freeze  room,  and  office  space  for 
business  manager,  biiyer  and  clerk. 

PRELIMINARY  PLANS  AND  OUTLINE  SPECIFICATIONS 

Plans  are  shown  at  right.  Outline  specifications  are: 

Exterior  walls Brick  veneer  with  slag  block  back-up,  to 

match  existing  main  building 
Exterior  partitions  ......  Slag  block  with  large  walk-in  refrigerators, 

partition  of  cork 
Floors Concrete  with  special  surface,  hardening 

treatment  in  refrigerator  section 

Offices  •. To  have  asphalt  tile  finish  floors 

Roof Open  web  steel  joists  with  ceiling  of  cement 

plaster  in  food  storage  areas 

Doors  and  windows To  be  steel 

Plumbing,  electric  and 
heating. To  be  standard.  Heat  supplied  by  small 

furnace  in  building 

ESTE^TED  PROJECT  COST 

Land •.     — 

Building  (including  fees  and  meclianical-electrical), 

utilities  and  site  improvements •  Sl^5«000 

Total 1125,000 

^1 


Cost  of  building  per  square  foot,  $13.95 
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STATE  DEPARmENT  OF  PUBLIC  VJELFARE 

ADMINISTRATION^DUCATION  BUILDING:   GIRLS'   COTTAGES  AND 
SUPERINTENDENT'S  RESIDENCE 

New  Barrett  School  for  Girls 
Montrose  School  Site,  Reisterstown 

PROJECT  DESCRIPTION 

This  project  consists  of  an  administration-education  building  and  ancillary 
facilities;  girl's  cottages,  each  including  kitchen,  dining  room,  storage 
facilities  and  staff  apartments;  and  the  superintendent's  residence. 

PRELIMINARY  PIANS  AND  OUTLINE  SPECIFICATIONS 

Plans  are  shovm  at  right.  Outline  specifications  are: 

Exterior  walls.  ...  Brick  with  slag  block  back-up 

Roof. Open  web  steel  joist,  gypstm  plank  surface 

with  20-year  guarantee,  built-up  roof 
Windows  Steel  with  detention  screens  in  detention 

area 
Floors Generally  of  asphalt  tile  on  concrete  slab 

on  earth 
Toilet  rooms,  shov/ers, 
kitchens,  etc Ceramic  tile;   certain  areas  cerainic  tile 

5  feet  high 

Multi-purpose  room Wood  flooring 

Interior  wall  Ceramic-like  wainscot  with  painted  slag 

block  above,  generally 
Plumbing,  heating  and 
electric  ..  Conventional  type 


ESTIMATED  PROJECT  COST 

Land. - 

Building  (including  fees  and  mechanical-electrical), 

utilities  and  site  improvements §1,100,000 

Equipment - 

Total §1,100,000 
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STATE  DEPART^ENT  OF  PUBLIC  WELFARE 


STAFF  RESIDENCES 

Boys'  Village  of  Maryland 

Cheltenham 

(Replacement  housing  for  the  Assistant  Superintendent  and  Director 

of  Cottage  Life) 

PROJECT  DESCRIPTION 

The  project  consists  of  two  residences  of  1,820  square  feet  floor  area, 
each  with  3  bedrooms,  bath,  recreation  and  utility  room. 

PRELIMINARI  PLANS  AND  OUTLINE  SPECIFICATIONS 

Plans  are  shown  at  right.  Outline  specifications  are: 

Exterior  walls Brick  with  slag  block  back-up 

Roof Asphalt  strip  shingles  over  wood  rafters 

VJindows Double  hung  wood  sash 

Floors.  .  Wood  joists,  sub  floor,  finished  oak 

Interior  partitions  Frame  plastered 

Plumbing,  Heating  and 
Electricity •  Conventional  type 


ESTIMATED  PROJECT  COST 

Land ••...•.. - 

Biiilding   (including  fees  and  mechanical-electrical), 

utilities  and  site  improvements,  ^17,000  each.   .   .  •  §3^,000 

Equipnent •••• ...•••.•  - 

Total $34-,  000 

Cost  of  building  per  sqioare  foot,  $9 •34 
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STATE  DEPARTl^ENT  OF  EDUCATION 


LABOMTORY  SCHOOL 

Coppln  State  Teachers  College 
Baltimore 


PROJECT  DESCRIPTION 


This  project  provides  a  "laboratory"  school  comprising  a  two-stoiy  building 
of  approximately  4-78,000  cubic  feet  with  kindergarten  and  6  classrooms,  li- 
brary, gymnasium,  audio-visual  and  multi-purpose  rooms  and  kitchen.  Faculty 
offices  and  storage  facilities  are  also  provided. 

PRELIMINARY  PLANS  AND  OUTLINE  SPECIFICATIONS 

Plans  are  shoim  at  right.  Outline  specifications  are: 

Exterior  walls Brick  with  slag  block  back-up 

Roof. Gypsum  plank  with  built-up  gra.vel,   slate  on 

pitched  roof 

Windows Steel  sash  and  frame 

Interior  walls  and 

partitions  Slag  block;  all  surfaces  to  have  finish 

character,  no  plaster;  glazed  tile  in 
special  areas 

Mechanical-electrical  Heat  by  two  oil-fired  boilers;  classroom 

heat  and  ventilation  by  classrocsn  ventila- 
tors; other  areas  fin-type  radiation  or 
convectors;  conventional  plumbing;  incandes- 
cent and  fluorescent  lighting  fixtures. 

ESTB'IATED  PROJECT  COST 

Land. - 

Building  (including  fees  and  mechanical-electrical), 

utilities  and  site  improvements.  ..  $615,000 

Equipment  .......     - 

Total $615,000 

Cost  of  building  per  cubic  foot,  $1.29 
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m^r/ERSIlT  OF  MARYLAND 

NEI-/  WEST  Wliro  ADDITION  AND  ALTERATIONS  (Taliaferro  Hall) 
University  of  Maryland 
College  ftirk 

PROJECT  DESCRIPTION 

This  project  consists  of  the  demolition  and  replacement  of  the  old  west  wing, 
and  alterations  to  the  center  and  east  portions  of  the  biiLlding. 

PRELIMIMRI  PLANS  AND  OUTLINE  SIECIFICATIONS 

Plans  are  shown  at  the  right,  Qitline  specifications  are: 

Exterior  walls Slag  block  \d.th  brick  facing 

Roof Slate,  with  copper  flashing  and  con- 
cealed drains 
Floors Concrete  over  corrugated  steel,  sup- 
ported on  steel  bar  joists 

Windows  and  doors Wood,  including  frames 

Interior  partitions •  Wood  studs  and  slag  block,  plastered 

Ceiling  .....  Acoustic  tile 

Toilet  facilities  Ceramic  tile  wainscot 

Heating Steam  to  be  supplied  from  another  build- 
ing to  a  new  convertor  which  will 
supply  hot  water  for  new  and  existing 
btiildings 

ESTBIATED  PROJECT  COST 

New  construction  work 

West  wing $360,000 

Remodeling 

Central  portion 120,700 

East  wing 76,500 

Corridors S^^OO 

Total $565,000 
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UNIVERSITY  OF  MARYLAND 

ADDITION  OF  FLOOR  TO  MATHEM/.TICS  AND  PHYSICS  BUILDINGS 
AND  l^UTRON  RESEARCH  AREA 
University  of  Maryland 
College  Pfeirk 

PROJECT  DESCRIPTION 

The  project  completes  the  space  reqtiirements  of  two  major  buildings  in  the 
physical  sciences  area  of  the  campus.  The  provision  of  staff  offices  and 
laboratories  at  the  penthoxise  levels  will  release  valuable  space  on  the 
lower  floors.  The  existing  buildings  were  constructed  with  necessary  struc- 
tural reinforcement  for  the  additional  floor. 

The  neutron  pit  addition  is  a  radiation  shielded  laboratory  area  located 
partly  below  grade,  adjacent  to  the  Physics  Building.  The  addition  will 
provide  properly  shielded  areas  required  to  develop  a  full  range  instruction 
and  research  program  for  the  Van  de  Graaff  accelerator,  installed  in  the 
Physics  Building. 

PRELBilNARY  PLANS  AND  OUTLINE  SPECIFICATIONS 

Plans  are  shovm  at  right.  Outline  specifications  are: 

Exterior  walls Face  brick,  backed  by  sla.g  block  or  brick; 

limestone  coping;  to  match  existing  work 

Roof Structural  steel,  fire proofed 

Doors Wood,  and  hollow  metal  fire  doors 

Windows  Double-hung  wood,  to  match  existing 

Floors Asphalt  tile 

Toilets  Ceramic  tile  floors  and  wainscots 

Interior  walls Partitions,  slag  block,  painted 

Foundations  and  structure  ...  No  foundations  required;  structure  of  re- 
inforced concrete,  and/or  steel,  fire- 
proofed 

Ceilings Painted  exposed  fireproof ing 

Mechanical-electrical  Radiation  to  match  existing  systems.  Lab- 
oratories to  be  air-conditioned  where  re- 
qTiired,  in  part  from  existing  eqvdpment; 
stock  lighting  fixtures,  as  required 

ESTIMATED  PROJECT  COST 

Mathematics  Building  Improvements.  ........  C'115,000 

Neutron  Pit  Addition  95,000 

Physics  Building  Improvements 213  ,.000 

Total $423,000 
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UNIVERSITY  OF  MRYLA-M) 

ADDITIONS  AMD  ALTERATIONS  TO  FIRE  SERVICE  BUILDING  AND 
ADDITIONAL  TRAINING  FACILITIES 
College  Park,  Maryland 

PROJECT  DESCRIPTION 

This  project  consists  of  a  new  addition  to  be  used  as  a  lecture  hall  and 
alterations  to  the  first,  second  and  third  floors  of  the  existing  fire 
service  building;  also  a  new  six-story  fire  tower  building  with  a  one 
story  extension  and  alterations  to  the  existing  draft  basin. 

PRELIMINARY  PLANS  AND  OUTLINE  SPECIFICATIOie 

Plans  are  shown  at  right.  Outline  specifications  are: 

Exterior  Walls •  Brick  xd.th  cinder  block  back  up 

Floors  Concrete  with  asphalt  tile 

Ceiling •  Acoustical  tile 

Roof  Steel  truss  construction  with  built  up 

slag  roof 

Windows  ••••.•• VJood,  double  hung  sash 

Doors ..•  Vj'ood  with  mortise  locks 

Heating  and  Ventilation  .  •  •  •  Steam  from  central  heating  plant 
Plumbing  and  Electrical  .  .  •  •  Standard  plumbing j  incandescent  lighting 

with  fluorescent  fixtxires  in  auditorium 


ESTIMATED  PROJECT  COST 

Addition  and  alterations  to  fire 
service  building;  additional 
training  facilities,  approxi- 
mately 236,000  cubic  feet  I  200.000 

Total $  200,000 


Cost  per  cubic  foot,  $»85 
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MRYIAND  STATE  COLIEGE 


BIBIfJESS  EDUCATION  BUILDING  AND 
ART  EDUCATION  BUILDING 
Princess  Anne 


PROJECT  DESCRIPTION 


These  projects  consist  of  two  one-story  buildings  identical  in  design 
containing  approximately  4-, 600  square  feet  each.  The  Business  Education 
Building  will  provide  adequate  facilities  to  accomriodate  increased  en- 
rollment in  this  department.  The  Art  department  is  also  badly  over- 
crowded which  sitxiation  will  be  relieved  by  the  construction  of  the  new 
bixilding. 

PRELIMINARY  PLANS  AND  OUTLINE  SPECIFICATIONS 

Plans  are  shown  at  right.  Outline  specifications  are: 

Structure Wall  bearing  exterior  walls 

Exterior  Walls Face  brick  with  slag  block  back  up 

Interior  Walls Painted  slag  block 

Roof  .  .....  Asphalt  shingles  over  wood  sheathingj 

Timber  roof  trusses  to  span  building 

Floors Asphalt  tile  on  concrete  slab 

Ceiling  ............  Painted  asbestos  board 

Windows  .....  .  Wood,  double  hang   sashj  aluminum  screens 

Doors FlvLsh  wood 

Heating •  Forced  hot  water,  central  heating  plant 


ESTIMATED  PROJECT  COST 

Business        Art 
Building      Building 

Land $     -  $ 

Building  (including  fees)  62,100        60,100 

Utilities  

Site  Improvements  ..........         -  - 

Equipment  1.900        3.900 

Total $      64.,000  $      6A,000 

Cost  of  b\iilding  per  square  foot     .   .        |  13.50     I  13.07 
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FLOO/?     PC  AN 


FI?ONT  £L£VAT/ON 


Gross  Ama   •    'tfAOOj<ift. 
VoluoK  -SiilOO  can 


PI?eLIN)INARY  PLANS 

FOR 

MARYt/iNP  STAre  COCCe3£ 

BUSINESS  €DUCAT/ON  -  Pre/  a05.06.OI-2 

ART  6DUCA  TION  -  Proj.  a  os.  oe..  01-3 


Prepared  by 

Pepartment  0/  Phyyicaf  P/anf 
Unii/^rjity  0/  Mary/ant/ 
Coffey  Park 
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